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FM AMEMBASSY KABUL 
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UNCLAS KABUL 5236 

FOR NEA/PAB, PASS ALSO AID FOR NE BUREAU 

EO 11652: NA 
TAGS: EAID, PFOR, AF 

SUBJ: KAJAKAI TRANSMISSION LINE: FISCHBACH-OMAN (FOI) COST 
PACKAGE 

REF: KABUL 5171 

1 . FOI HAS NOW RECEIVED FULL PAYMENT FOR THEIR FINAL 
PAY ESTIMATE NUMBER 27 FOR THE KAJAKAI TRANSMISSION LINE: 

ON JULY 28 THE MINISTRY OF WATER AND POWER (MOWP) DELIVERED 
TO FOI A CERTIFICATE OF ACCEPTANCE WHICH ALLOWS FOI TO 
COLLECT DOLLAR COSTS OF DOLS 263,162 AND ON JULY 30 FOI 
RECEIVED CHECK FOR THE AFGHANI PORTION (AFS 7.3 MILLION). 

SOME AFS 2.0 MILLION REMAIN UNPAID FOR PAY ESTIMATE NUMBER 
26 DUE TO A PROBLEM WITH EXHANGE RATES, BUT FOI IS HOPEFUL 
THIS CAN BE RESOLVED IN THE NEAR FUTURE. 

COMMENT: THIS IS THE FIRST POSITIVE MOVE BY MOWP WE HAVE 
SEEN IN SOME TIME IN CLEARING UP THE FOI COST/CLAIM 
PACKAGE FOR THE POWER HOUSE AND TRANSMISSION LINE. TO 
BE SURE, THE MUCH MORE COMPLEX ISSUE OF THE POWER HOUSE 
CLAIM IS STILL OUTSTANDING AS HAS YET TO BE TAKEN 
UP AT CABINET LEVEL. WHETHER OR NOT THE NEXT 
CABINET SESSION ON AUGUST 2 WILL MAKE A DECISION 
UNCLASSIFIED 
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IN THE MATTER REMAINS TO BE SEEN, BUT WE ARE 
HEARTENED BY AT LEAST SOME FORWARD MOVEMENT. 

3. DEPARTMENT MAY WISH PASS PARA ONE TO FOI, DALLAS. 
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